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Message Text 


UNCLASSIFIED POSS DUPE 
PAGE 01 ANKARA 09199 251508Z 
53 

ACTION EUR- 12 

INFO OCT-01 ISO-OO EB-07 RSC-01 /021 W 

103732 

R 251419Z NOV 74 
FM AMEMBASSY ANKARA 
TO USDOC WASHDC 
AMEMBASSY BEIRUT 
AMCONSUL ISTANBUL 
INFO SECSTATE WASHDC 6968 

UNCLAS ANKARA 9199 

BEIRUT FOR RTDC 

E.O. 11652: N/A 
TAGS: BEXP 

SUBJ: FOREIGN GOVERNMENT TENDER: ISTANBUL WATER SUPPLY PROJECT 

1. 489/0 1/T0057 

2. 112574 

3. M. ISHAKBEYOGLU 

4. 489 TURKEY 

5. N. 

6A. WRITE TO~ 

6B. - 

6C. DEVLET SUISLERI GENEL MUDURLUGU (STATE HYDRAULIC WORKS) 
PROJE VE INS A AT DAIRESI BASKANLIGI (KAT 6) 

INONU BULVARI 

GULHANE - ANKARA - TURKEY 

7. - 

8. 011375 - 1:30 PM LOCAL. 

9. 201 

10. 9915109 - 3272132 - VALUE NOT KNOWN. PREQUALIFICATION 
APPLICATION FOR ISTANBUL WATER SUPPLY PROJECT, PHASE II - 
CONSTRUCTION. BIDDING OPEN TO FOREIGN AND TURKISH CONTRACTORS. 
THE WORK WILL CONSIST OF: 

MANUFACTURE AND CONSTRUCTION. LAYING AND TESTING OF 
APPROX. 43,200 M. LONG PRESTRESSED CONCRETE PIPELINES 
UNCLASSIFIED 
UNCLASSIFIED 

PAGE 02 ANKARA 09199 251508Z 

(1850 AND 1400 MM. DIA.), AND APPROX. 13,400 M. LONG 
SPIRAL- WELDED STEEL PIPELINES (1800, 1600 AND 700 MM. 
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DIA.). 

1 1 . TUZLA PRESTRESSED CONCRETE PIPE FACTORY OF STATE HYDRAULIC 
WORKS SHALL BE PROVIDED TO THE CONTRACTOR FOR MANUFACTURE OF PRE- 
STRESSED CONCRETE PIPES. NECESSARY MATERIALS AND EQUIPMENT FOR 
MANUFACTURE OF CONCRETE AND STEEL PIPES WHICH ARE NOT AVAILABLE 
IN TURKEY SHALL BE IMPORTED BY THE CONTRACTOR. ALL DESIGNS AND 
DRAWINGS SHALL BE PREPARED BY THE CONTRACTOR. FOREIGN CURRENCY 
COSTS OF PROJECT TO BE FINANCED BY THE WORLD BANK. EACH BIDDER 
SHOULD MAIL QUALIFICATION AND WORK EXPERIENCE DATE IN ENGLISH 
TO STATE HYDRAULIC WORKS ANKARA OFFICE INCLUDING MAJOR WORK 
PERFORMED AND UNDER CONSTRUCTION WITH SUCH DETAILS AS PROJECT NAME, 
COST, SCOPE, CLIENT, AND COMPLETION DATES, ETC., AS WELL AS 
APPLICANT'S CAPITAL, FINANCIAL STATUS, ANNUAL TRANSACTION (SHOULD 
NOT BE LESS THAN TL 100,000,000 - TL13.85 - US$1), MANAGEMENT AND 
TECHNICAL KEY PERSONNEL RECORD, INFORMATION ABOUT PERSONNEL 
TO BE EMPLOYED FOR THIS WORK. 

COMMENT: INTERESTED U.S. CONTRACTORS MAY WISH TO FORM 
JOINT VENTURE WITH TURKISH CONTRACTORS. 

MACOMBER 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 25 NOV 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974ANKARA09199 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740341-0811 
From: ANKARA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 9741 1 1 6/aaaaanep. tel 

Line Count: 82 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: MorefiRPI 
Review Comment: n/a 
Review Content Flags: 

Review Date: 18 MAR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <18 MAR 2002 by chicheje>; APPROVED <20-Nov-2002 by MorefiRH> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER: ISTANBUL WATER SUPPLY PROJECT 

TAGS: BEXP 

To: COM ISTANBUL 

Type: TE 
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